STC TI 


14 000527: 


NR pieniewvks) Renaptetedos/04/22 : CIA-RDP85B00803R000100030100-0 


MORE DELAYS: 


Attempt to launch first test vehicle on 21 Jan 1959 
malfunctioned. at launch minus 60 minutes during the countdown. 


#Expect first CORONA firing therefore to be delayed until 
May 1959. 


23 Jan 1959, PACC briefing. 
Component deliveries still on tight schedule and may be 
slippage in readiness of first €OR system. 


(dey Here ee apd hear, 78 a 
te ant yor a CLE T= Cat LL ploy 
oe Mawr’ ao is aes 


fa Le porkponed | “fo 28 


} 
Approved For Release 2005/04/22 : CIA-RDP85B00803 000100030100- ne ie ee: 


[AO hear tle potpot te C gene OL phere gy rod no gts 


ehnty 


Approved For Release 2005/04/22 : CIA-RDP85B00803R000100030100-0 


PROBLEMS: Recovery 
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